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INTRODUCTION 


During  the  past  several  years  the  Boston  Redevelopment  Authority 
has  been  working  with  various  public  and  private  groups  including 
developers,  State  and  Federal  agencies,  private  businesses  and 
organizations  on  proposals  for  the  redevelopment  of  Rowe's  Wharf 
in  Boston's  Downtown  Waterfront  Project. 

This  2.4  acre  parcel,  which  consists  of  portions  of  Rowe's  Wharf 
and  Foster's  Wharf  has  been  tentatively  designated  for  redevelopment 
by  the  Boston  Redevelopment  Authority  to  John  Carzis  ,  who  has  proposed 
to  develop  a  restaurant  on  the  site. 

Currently,  development  proposals  under  consideration  also  include 
facilities  for  a  commuter  boat  service  linking  the  Downtown  to  selected 
points  on  the  South  Shore.  The  latter  would  relate  to  the  Carzis 
restaurant  development,  but  would  be  owned  and  operated  by  others,   ffris 
report  reviews  the  status  of  various  aspects  of  the  parcel  itself,  the 
proposed  restaurant  and  the  proposed  commuter  service. 
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status  of  Parcel 
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SIZE  OF  ROWE'S  WHARF  DEVELOPMFNT  PARCELS 


Area 

land  Fill 
Pier  Area 

Water  Area 


Foster's  Wharf 
1,360  so.  ft. 

Area" A"  9,696 

Area"B"  5,248 
25,720 


TOTALS  =  42,024  sq.  ft. 


Rowe'sWharf 

Total 

12,2Wsq.   ft. 

l?,b/^i  sq.   ft 

29,34n  ) 

-i 

44.288 

20,2ffi 

46,008 

61,8®  sq.   ft. 

103,870  sq.    f1 

ROWE'S  WHARF  DEVELOPMENT  PARCEL  -  OWNERSHIP 


Prior  to  1969,  the  BRA  uiing  powers  ofeminent  domain  seized  ownership  of 
the  entire  parcel,  a  portion  of  which  was  owned  by  John  Carzis.  Because 
Hr.  Carzis  is  a  previous  owner  of  land  within  this  parcel,  and  because  he 
had  indicated  interest  in  cievel oping  the  site,  the  BRA  in  1970  tentatively 
designated  him  as  developer^  This  tentative  designation  still  stands. 
Status  of  Restaurant  Proposal 

SIZE  OF  PROPOSED  WATERFRONT  RESTAURArff 


In  October,  1973,  John  Carzis  submitted  a  proram  for  his  proposed  waterfront 
restaurant  prepared  by  Tad  Stahl  (see  attached). 

The  proposal  called  for  a  two  tier  dining  roowwith  a  capacity  for  800 
seats  and  two  function  rooms  with  a  combined  capanty  of  500  seats.  In 
addition,  the  complex  would  include  a  gift  shop,  a  bar-lounge,  "pub",  a  music 
and  waiting  area,  a  fish  market,  a  lease  space  and  common  circulation  space. 

Since  that  time  the  restaurant  has  been  substantially  scaled  down.  It 
presently  calls  for  a  dining  room  containing  only  400-450  seats  plus  a  snack 
bar  and  ticket  booth  area  serving  commuter  boat  facilities.  While  the 
function  rooms  and  other  uses  noted  above  have  also  been  retained  in  the  ult.n, 
they,  too,  have  been  scaled  down  substantially. 


STATUS  OF  AGREEMENT  WITH  JOHN  CARZIS 

While  there  is  no  formal   agreement  between  IHe  BRA  and  John  Carzis  as  yets 
on  June  4,   1970,  the  BRA  Board  voted  to  designata?  Mr.   Carzis  tentatively  as 
redeveloper  of  Parcels  A-1   and  D-6  (Rowe's-Fosterr's  Wharves)   in  the  Waterfront 
Project.     This  Board  vote  reviewed  a  previous  Beard  vote  taken  on  July  17 »   1969 » 
giving  Carzis  six  months  to  present  a  satisfactory  proposal   for  Parcel  A-1  only. 

The  1970  proposal  called  for  a  restaurant  of  7O0  seats,  function  rooms, 
retail   and  marina  facilities  on  Parcel  A-1   and  a  500  room  hotel,  pcirking  for 
600  cars,  and  retail   facilities  on  Parcel   D-6  (tills  parcel   includes   ^/i  1  of 
Foster':.  Wharf  on  both  sides  of  new  Atlantic  Aveiue)  with  the  two  fcircels 
connected  by  a  pedestrian  bridge  across  new  Atlantic  Avenue.     The  cost  of   this 
development  would  have  been  about  $17.7  million. 

Since  that  time  Mr.   Carzis  has  not  succeeded  fn  obtaining  adequate  financing 
to  carry  out  the  project.     Meanwhile  the  hotel   hss  been  dropped  from  the  project 
(at  least  for  now)  and  at  Mr.   Kenney's  request,  Kkr.   Carzis  has  had  Tad  rt^hl 
prepare  a  proposal   showing  only  a  400  seat  restaurant  with  a  parking  lot  and 
commute >■  boat  facilities. 

This  proposal   is  the  one  now  under  consideration. 


SWl  ASXjOATIS 


CAirZIS  V/ATERrRONr  RESTAURANT 
lob  No.  20D05D 
'/?3  October  1973 


:Dr<.f~.rIptIon  of  Construcfion 


*icr;  Concrefe  piles  or  concrefe  filled  steel  piles  v/iill  be  used  v/Ith  poured-in- 

place  concrete  pile  caps  for  leveling  and  support  for  precast  prestressed 
concrete  beams.    Precast  concrete  planks  8"  tferck  will  span  beams  and  a 
3"  concrete  toppling  will  cover  the  whole.    Alt  the  water  edge  of  the  pier 
and  at  short  ret'.irning  portions  at  each  end  of  ifte  pier  v/ood  piles,  beams 
ond  plank  deck  v/ill  be  used. 


The  dining  room  and  rental  space  beneath  will  be  wood  (mill)   constrt'ction, 
no  structural  member  less  than  8"  In  any  dimersilcn.    Tongue  and  cjr..>ove 
plank  floor  spans  beams.    This  area  will  be  sprSnRIered  from  City  fire  lines. 


Perhaps  the  most  efficient  type  of  construction  would  be  masonry  bear  incj 
walls  with  either  steel  joists  or  precast  ties  clear  spanning  the  40  feel  v/all 
dimension. 


8Wrt.ASS0OA.TtS 


CARZIS  WATERFRONT  RESTAURANT 
Job  No,  200050 
16  October  1973     . 


Area  of  Building  -               Her  Level  17,621 

Second  Level  18,929 

Third  Level  ^5,544 

Total  42,094 


Total  Cost  Sq.  Ft.  Cost 


Concrete  piles  and  precast  deck 

80'pilesover  3,100  sq.  ft.  -     "           $546,000  $17.61 

Structural  v/ood  for  entire  building 

Aluminum  frames  for  glazing  •                  800,000  20.00 

Site  work,  utilities,   Lighting 

including  excav.  76,000 

Paving,  gravel  base  37,500                          ^        5.00 

HVAC  220,800                    ..  *  5.52 

Electric                       _  141,600  3.54 

Plumbing     '             ,     '  80,000  2.00 

Fire  protection                        '  :                          20,000                             ; ._52 

$1,921,900  $48.07    including 

site  prep. 

Kitchen  equipment  200.000 

Carpet  and  furniture                   •       ^  280,000 


riAfi  f.'MOAxa 


CARZiSWATERfRON-l  RESTAUF^ANI  ' 

Job  No.  900050 

16  October  19/3 

Toll/  of  Areas  and  Cosfs 


Areos.  and  Capacities 
Entr)'  Pier  Level 


Item    2  Gift  Shop  -  200  sq.  ft. 

Item    3  Bar,   Lounge  -  2, 100  sq.  ft. 

Item    4  Lower  "Pub"  -  840  sq.  ft. 

Item    5  Music  &  Waiting  -  360  sq.  ft. 

Item  14A  Fish  Market  -  800  sq.  ft. 

Item  14B  Lease  Space  -  5,600  sq.  ft. 

Item  14C  Common  Circulation  -  1,800  sq.  ft. 


200  persons 
60  persons 
30  persons 


Dini^:;  and  Kitchen  Level  ..     •  ■    '     ■       .  \   \ 

Dining  Room  -  8,200  sq.  ft. 
Two  Tiers,  each  100  tables  =  200  tables  (4  seats)  =  800  seats 

> 

Kitchen  -  8,000  sq.  ft.  •"     .  ■ 

Funciion  Room  Level 

Function  Room  -  2,000  sq.  ft.  -  300  seats 
Function  Room  -  1,400  sq.  ft.  =  200  seats 


STAJtATOOATrS 


CARZIS  WATERFRONT  RESTAURANT 
Job  No.  200050 
16  October  1973 


John  Brennen's  Figures  -  15  October  1973 

y'  •  • 

Two  Schemes  18'  x  20'  bay  18'  x  14'  boy 

Wood  (whole  building]  $5.40  $4.84 

Steel  incl.  beam  fl reproofing  $5,88  Not  efficient 

rhis  Indicates  that  using  steel  for  kitchen  building  Is  feasible. 


.         12  D 

■June  4,  1970 


TOi         60S TON  REDEVELOPMENT  AUTHORITY 

FROMJ      JOHN  D;  WARNER;  DIRECTOR 

SmstCTi       WATERFROrJT  PROJECT, ;_  MASS  £  .  R-77 

Disposition  of  Parcels  A-1  and  D-6 


_6n  jiily  ±7;,  i§69;  the  Aathoirity  voted  to  allow  John  G.  Carzis 
six  months  in  .v;bich  to,  present  a  satisfactory  proposal  for  the 
Sevelopnent  Of  Parcel  A-1  in, the  Waterfront  Project.   This  action 
ij-fs, abased,  on  consideration  of  _Mf;  Carzis'  position  as  the  owner 
8f  ROWGS  Wharf ,  which  is  located  in  part  on  the  site  of  Parcel  A-1, 
it  the  tiT:\e   that  property , was  ^taken  by  the  Authority  for  portions 
Sj^DispositiOn  Parcels  A-1  aiid  A-2;  and  for  a  portion  of  new 
Kti&ntic  Avenae: 


}ki:    ckriti   ha|^n6w_§tjbmitted  a  proposal  for  Parcel  A-1  and 
fSi;   Parcel  D-^6i  which  ^is  .  located  across  new  Atlantic  Avenue  from 
^•-l;  §nd  contains  I  portion  of  Bowes  Wharf.   His  proposal  calls 
|6r  .|[ .  restaurant  of  .  700  .seats;  fonction  rooms,  retail  and  m.arina 
Iscilities  on  Pircel  A-l; _4nd  a_500  room  hotel,  parking  for  600 
fi^rs;  and  retail  facilities  on  Parcel  D-6,  with^the  two  parcels 
tS  be  connected  by  a  pedestrian  bridge  across ^Mev;  Atlantic  Avenue. 
T&tSl  projected  cost  Of  the  Sevelopment  is  $17,700,000. 

fif:  carzis  has  t^'keninore  .than  the  six  months  to  prepare 
ttis. proposal  because  of  the  advanced  work  he  has  seen  fit  to 
Eiii   into  the  proposal  at.  this  stage:   This  work  has  included  a 
cSmprehensive  market  |naiysis  of  his  proposed  development.   This 
inSlysis  is  to  help  insure  that  there  will  be  minimum  delays  in 
Sirirying  out  final  arrangements.  for_  development  if  iMr.  Carzis' 

frbposai  i|. approved  by  the  Authority.   This  analysis,  prepared 
,y Jftobert:  Gladstone  and  Associates^  is  iriost  encouraging  about  the 
^'iliiility  of  restaarantartd  hotel  facilities  on  this  combined 
lite;   I  expect  that  Constructibn  tan  begin  in  early  1*^71. 

.it  fhotild  b|  .notedthat^the^^resent  permitted  use  of  Parcel 
6-^  is  g;cnerai  office  use^.^Th^  Sbmmercial  character  of  the  area, 
fi-JS  fiSnclusibns  Of  the  ^bo\>c-rnen;tioned  m.arkot  analysis  and  the 
Existing  zoning  regulations,^  Howe\>cr,  warrant  a  change  in  the 
i-i^tb'rfrbn-t  Urban  Renewal  Pjcirt  tS  permit  the  uses  contained  in  the 
Pi:8posal  submitted  by,  fir:  Carzis;  .Moreover,  the  building  require- 
fi^Siits,  respecting  height  6n  Pair^ol.  h-6   should  be  changed  to  allov/ 
r8r  iho  feasiblb  ^evelSpment  8f.    that  parcel. 

,  ^^.^J  ¥SS^rT\ir\8ndi    therofSrb;  ,t|i;5t  .the  Authority  tentatively 
6b\§.i^ftate  John  8:    Carzis  itS  8b^>cibpor  of  Parcels  A-1  and  D-G 
§ti>jj6'fct-.  to'  the  SonditibHs  iSbrttMihcd  in  tlie  following  resolution. 

M   cS-^pi-bpi-iatb  ir'bsbiiitibn  is  iittachcd. 


n 


RESOLUTION  OF  THE  BOSTON  REDE\'ELOP^^ENT  AUTI!ORITY 
RE:   TENTATIVE  DESIGTJ/iTIOM  OF  REDEVELOPER  A-\'D 
PROPOSED  DISPOSITION  OF  PARCELS  A-1  7C.'D 
p-6  IN  THE  DOVTl.'TOVn-;  VJATERERONT-FANEUIL 
H/iLL  IT^AN  RENEWAL  AREA,  PROJECT  NO. 
MASS.  R-77 


V7UEREAS,  the  Boston  Redevelopraent  Authority,  hereinsfter 
referred  to  as  the  "Authority" ,  has  entered  into  a  contract  for 
a  loan  and  capital  grant  v;ith  the  Federal  Government  under  Title  I 
of  the  Housing  Act  of  1949,  as  amended,  which  "contract  provides 
for  financial  assistance  in  the  hereinafter  identified  project; 
and 

V7HEREAS,  the  Urban  Renev/al  Plan  for  the  Downtown 
Waterfront  Faneuil  Kail  Urban  Renev;al  Area,  Project  No.  Mass. 
R-77,  hereinafter  referred  to  as  the  "Project  Area",  has  been 
duly  reviev.'ed  and  approved  in  full  compliance  v.'ith  local,  state, 
and  federal  lav.'s;  and 

VTHEP^AS,  the  A.uthority  is  cognizant  of  the  conditions 
imposed  in  the  undertaking  and  carrying  out  of  urban  renev;al 
projects  v:ith  federal  financial  assistance  under  Title  I, 
including  those  pre:. ibi ting  discrimination  because  of  race, 
color,  religion,  sex  or  national  origin;  and 

VsTiEP^AS,  Jo'/in  G.  Carzis,  as  the  former  ovrner  of  a 
portion  of  the  property  included  in  Parcels  ?i-l   and  D-6,  has 
expressed  an  interest  in  developing  Parcels  A-1  and  D-6  and 
accordingly  has  submitted  a  Schematic  Design  for  said  parcels; 

NOW,  THEREFORE,  BE  IT  P.ESOL\rED  BY  THE  BOSTON 
REDEVELOPMENT  AUTHORITY: 

1.   That  John  G.  Carzis  be  and  hereby  is  tentatively 
designated  as  redeveloper  of  Disposition  Parcels  A-1  and  D-6 
in  the  Dovrntov.-n  vratcrfront-Faneuil  Hall  Urban  Renewal  Project 
Area,  s\ibject  to: 

(a)  Concurrence  in  the  proposed  disposal 
transaction  by  the  Departm.ent  of  Housing 
and  Urban  Development. 

(b)  Publication  of  public  disclosure  in 
accordance  witli  Federal  regulations. 

(c)  Submission  within  a  reasonable  tim.e,  as 
determined  by  the  Director,  in  a  form 
satisfactory  to  the  Authority  of: 

(i)   Evidence  of  the  availability  of 
necessary  equity  funds;  and 

(ii)  Evidence  of  firm  financial  commitments 

from  banks  or  otlicr  lending  institutions; 
and 
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(iii)  Preliminary  Working  Drawings  and 
Outline  Specifications  and  Final 
Working  Drawings  and  Specifications. 

(d)  Entering  into  a  Land  Disposition  Agreement 
for  the  sale  of  said  parcels. 

(e)  Concurrence  in  the  proposed  price  by  the 
Department  of  Housing  and  Urban  Development. 

2.  That  the  Schematic  Design  of  John  D.  Carzis  be  and 
hereby  is  approved  by  the  Authority,  siabject  to  the  following 
changes  in  the  Urban  Renewal  Plan: 

(a)  A  change  to  permit  general  business  and 
txansient  housing  uses  on  Parcel  D-6. 

(b)  A  change  to  increase  the  maximum  building 
height  to  400  feet  on  Parcel  D-6. 

(c)  A  change  to  increase  the  maximum  FAR  to 
14    on  Parcel  D-6. 

(d)  A  change  to  permit  vehicular  access  from 
Atlantic  Avenue  on  Parcel  D-6. 

(e)  A  change  to  permit  marine  and  marine  accessory 
uses  on  Parcel  A-1. 

3.  That  disposal  of  said  parcels  by  negotiation  is  the 
appropriate  method  of  making  the  land  available  for  redevelopment. 

4.  That  it  is  hereby  found  that  John  G.  Carzis  possesses 
the  qualifications  and  financial  resources  necessary  to  acquire 
and  develop  the  land  in  accordance  v;ith  the  urban  renewal  plan 

for  the  project  area. 

5.  That  the  Secretary  be  and  hereby  is  authorized  and 
directed  to  publish  notice  of  the  proposed  transaction  in 
accordance  with  Section  105  (E)  of  the  h'ousing  Act  of  19  49,  as 
amended,  including  information  v.'ith  respect  to  the  "Redevolojjer '  s 
Statement  for  Public  Disclosure"  (Federal  Form  I!-6004). 
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July  }7,    1969 


MEMORANDUM 

TO:  Boston  Redevelopmeiif    Authority 

FROM:  Hale  Champion,   Director 

SUBJECT:  Waterfront  Project,   Mass.   R-77 

Disposition  of  Parcel  A-1 


^%.v 


.1^ 
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SUMMARY:        Recommendation  that  John  G.    Carzis  be 
allowed  six  months  to  prepare  a  develop- 
irjent  proposal  for  Parcel  A-1 


It  is  recommended  that  the  Authority  allow  John  G.    Carzis  six  months  in 
which  to  prepare  materials  sufficient  for  consideration  by  the  Authority  for 
designation  of  Mr.    Carzis  as  developer  of  Parcel  A-1. 

Mr.    Carzis  presently  owns  Rowe's  Wharf,    the  acquisition  of  which  is 
the  subject  of  a  separate  memorandum.     Existing  Rowe's  WTiarf  will  become 
part  of  new  Atlantic  Avenue  aad  portions  of  disposition  parcels  A-2  and  A-1. 
(See  attached  map,  )    Mr.    Carzis  has  expressed  interest  in  developing  Par- 
cel A-1,    to  include  at  very  least  a  restaurant  of  the  quality  of  Hugo's  in 
Cohasset,   which  he  owns. 

Since  Mr.    Carzis'  property  is  to  be  taken,    it  appears  appropriate  that  he 
be  in  a  preferred  position  as  the  developer  of  Parcel  A-1.     To  allow  Mr.    Carzis 
tiine  in  which  to  prepare  a  proposal  upon  which  a  tentative  designation  can  be 
made,    I  recommend  that  for  six  months  the  Authority  not  negotiate  with  any 
other  developers  for  the  disposition  of  Parcel  A-1.     If  the  Authority,    at  the 
time  the  proposal  is  submitted  by  Mr,    Carzis,    does  not  think  such  proposal 
is  best  for  the  Waterfront  Project,    it  will  of  course  be  under  no  obligation  to 
designate  Mr.    Carzis  as  developer. 


An  appropriate  vote  follows: 

VOTED:  That  the  Boston  Redevelopment  Authority  will  allow  John  G. 

Carzis  six  (6)  months  in  which  to  present  a  proposal  satis- 
factory to  it  for  the  development  of  Parcel  A-1  in  the  Water- 
front Project,    such  proposal  to  include  schematic  plans,    pre- 
liminary cost  estimates  and  financing  plans,    during  which  time 
the  Authority  shall  not  negotiate  with  any  other  developer  for  the 
disposition  of  said  Parcel,    provided  said  Carzis  is  proceeding 
diligently  with  the  preparation  of  the  above  plans  and  estimates. 


I .    status  of  Commuter  Boat  Proposals 

« 

STATUS  OF  BRA  AGREEMENTS  WITH  PRIVATE  BOAT  OWNERS 


While  the  BRA  has  not  entered  into  any  formal  agreement  with  the  private 
boat  owners  as  yet,  Mr.  Kenney  has  promised  the  South  Shore  Chamber  of 
Comnerce  Trasnportation  Planning  Committee  that  the  City  would  commit 
the  use  of  Rowe's  Wharf  for  the  docking  of  v^egularly  scheduled  commuter 
boats  operating  between  Weymouthport-Hingham  and  Boston  for  a  period  of 
10  years. 

The  commitment  retains  the  option  to  transfer  those  dockdng  facilities  to 
another  (unspecified  pier)  in  the  immediate  downtown  area  if  for  some  reason 
Rowe's  Wharf  is  no  longer  available  for  this  purpose. 

Under  the  commitment  vessels  would  be  berthed  over  night  on  the  South  Shore. 
Rowe's  Wharf  would  be  used  for  loading  And   disembarking  only. 


Q 
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September  19,    1974 


Mr.    Robert  T.   Kenney 

Director 

Boston  Redevelopment  Authority 

City  Kail 

Room  900,    1   City  Hall  Square  .  / 

Boston,    Massachusetts  02201 

Dear  Mr.    Kenney: 

The  c-nclosed  letter  r"epresc:xts  a  follow  up  on  the  phone  con- 
versation you  had  last  week  with  Ed  Linde,     1  was  looking  forward  to 
meeting  with  you  at  5:30  PM  on  September  18,    1974,   but  I  realize  how 
busy  you  arr-  and  hope  that  wo  can  get  together  at  a  later  date. 

Enclosed  please  find  a  copy  of  your  lett'sr  to  Eric  M.    Swider 
as  well  as  an  updated  version  of  this  letter  of  commitment.     If  you  find 
these  terms  acceptable  would  you  please  sign  in  the  place  provided   for 
you  and  send  it  to  Paul  Robinson  so  that  this  service  can  be  established 
as  soon  as  possible.     I  want  you  to  know  that  your  cooperation  on  this 
matter  is  greatly  appreciated  and  I  look  forward  to  worldng  with  you  on 
this  new  concept  of  mass  transportation.     If  you  have  any  questions 
whatsoever,   please  call  me  or  ha\'e  a  member  of  your  staff  contact  me 
at  any  tin^iCc 

Very  truly  yours, 

•  ■-.     -  Edward  W.    Kane 

EWKrabh 

Enclosures  i 


(lOMON  ur.oAN  a;-.::Ov"iati  r.  •  our.  kosion  I'lAcr.  •  iosion.  massachucetts  o:ioo  •  ml.  (Gi?)  bJjGoc? 
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Boston  Red3elopment  Authority       O      f'/^ "?!'„,  ^^    \ 

'  ■'  1  City  Hall  Square  I 

Boston,  Massachusetts  02201  ! 

Robert  T.  Kenney  /  Director  Telephone  (617)  722-4300 

OCT  4     13/4 


Mr.  Paul  Robinson 

Project  Manager 

Weiinouthport  CorporatioD 

285  River  Street 

North  Weymouth,  Massachvisetts      02191 

Dear  Mr.  Robinson r 

It  is  my  understanding  that  the  planning  and  development  of 
the  commuter  boat  operation  betv.'een  Weymouthport-Hingham  on  the 
South  Shore  and  down.f.o\ni   Boston  has  progressed  to  the  stage  where 
it  is  now  necessary  to  guarantee  the  operators  of  this  service 
that  a  place  will  be  available  on  the  Boston  waterfront  for  the 
loading  and  disembarlclng  of  passengers. 

I  realize  that  the  establishment  of  this  service  would  benefit 
the  City  of  Boston  as  well  as  the  people  of  the  South  Shore  who 
commute  to  downtown.   This  is  pax'ticularly  true  today  when  the 
desire  to  conserve  gasoline  is  coupled  with  the  Environmental 
Protection  Agency's  policy  of  reducing  parking  places  in  downtown 
Boston.   For  these  reasons,  I  am  committing  the  use  of  Rowe's 
Wharf  in  dovmto\\'n  Boston  for  the  docking  of  regularly  scheduled 
commuter  boats  operating  between  W^eymouthport-Hingham  and  Boston 
for  a  period  of  ten  years.   I  v/ish,  however,  to  retain  the  option 
to  transfer  these  docking  facilitites  to  another  pier  in  the 
immediate  downtown  area  if  for  some  reason  Rowe's  Wharf  no  longer 
is  available  for  this  purpose.   I  am  assuming  that  the  vessels  will  be 
berthed  over  night  on  the  South  Shore  and  will  utilize  Rowe's 
\^arf  for  loading  and  disembarkingonly. 


Sincerely, 


Robert^.  Kenney 


Director 


;oston  Redevelopment  Authority 

ibert  T.  Kcnney/  nirocJor 


City  Hall 

Room  900. 1  City  Hail  Squnro 
Boston,  Mnssachusctts  02201 
Telephone  (617)  722-4300 


r.  }i.i-ic  M.  Swider 

jcecutive  Vice  President 

outh  Shore  Chcimber  of  Commerce  Inc. 

6  Miller  Stile  Road 

uincy,  Massachusetts   02169 

ear  Mr.  Sv;ider:- 


JAN  3  1 1974 


I  found  our  recent  discussion  concerning  the  possible 
mplementation  of  a  South  Shore  commuter  boat  service  most 
nteresting.   The  concept  of  bringing  cominuters  from  the 
ingham  area  into  the  dov;nto\vn  v/aterfront  by  means  of  reliable, 
igh-speed  boat  service  will  open  new  means  of  transportation 
letween  Boston  and  its  coastal  suburbs. 

Although  1  recognize  that  planning  is  still  at  its 
arliest  stages,  I  am  willing  to  commit  the  availability  of 
ocking  facilities  on  Rowes  Wharf  on  a  properly  scheduled  basis 
ou  realize  therl:  pier  facilities  are  limited  within  the  water- 
ront  area  and  that  to  serve  the  maximum  public  need,  piers 
ike  Rowes  Whaif  v/ill  have  to  be  used  by  many  boats  coming  and 
oing  on  a  regularly  scheduled  basis.   I  am  assuming  that  the 
outh  Shore  commuter  boat  could  be  docked  on  the  South  Shore 
Hingh2im  perhaps)  and  utilize  Rowes  Wharf  for  loading  and  dis- 
mbarking  only^ 

I  look  for\-;ard  to  dealing  with  you  further  on  this  matter, 
Xid   wish  you  the  best  of  success  in  your  endeavors  to  improve 
ommiater  service  in  the  South  Shore  area. 

Sincerely, 


Robert  T. 
Director 


Kenney 


fe^i>;=^  SOUTK  SHORE 

CHAfv.BEROF  cof;;merce,inc. 


ERIC    M.    SWIDER 

IXCCUTIVe    vice    Pllf&lDINT 
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CORRESPONDENCE  BETWEEN  DNR  AND  BRA  ON  ROWE'S  WHARF 

Only  two  letters  from  Mr.  kenney  tc  Commissioner  Brownell  dated 
March,  1974  and  September,  1973  relative  to  Rowe's  Wharf  could  be 
found  in  the  Central  File.  Both  letters  were  in  response  to  two 
letters  sent  to  Mr.  Kenney  by  Commissioner  Brownell.'  All  four  are 
attached  along  with  some  additional  memos  and  letters  which  may 
relate  to  this  correspondence. 


»NCis  \v.  sarge:kt 

CCvmrJOR 


rnuR  V.'.  c;?o\vs'£LL 


'o/yif/A-oz/r/  ca 


O 


^.Ay/a/-///if/7/  o/^^a//f/'a/  d^c 


CJCU/'CCd 


/CO     ^(fa^yJru/^c  ci^rr-^    ^ci/cvi  C^^C^ 


Karch  ^,    1974 


BOSTON  RrDa'£LOP/.;e/T  /^MT„o=,^ 
OFFICE  OF  THE  iwi     ' 


Mr.  Robert  T.  Kenney,  Director 
Bocton  Redevelopment  Authority/ 
City  Hall 
Roon  900,  1  City  Hall  Square 
Bost-on,  Ilassachusetts  02201 

Dear  Director  Kenney: 

Over  the  past  several  months  v.'e  have  been  in  rather  frequent  contact 
vd-th  trie  Boston  Redevalopnient  Authority,  Stahl  Associates  and  John  Carzis 
regarding  the  proposed  developrsent  of  a  restaiirant  complex  at  Rove '  s 
VJharf  i.-hich  -..'ould  include  sufficient  space  to  house  a  ferry  ter::3inal, 
interpretive  center,  doc! :lnc  ?--~-i  tie-up  facilities,  etc.  needed  for  this 
Departr^ent  t.o  properly  oarr;.'  out  the  intent  of  Chapter  7^2  of  the  Acts 
of  the  I-Iassachusetts  Legislatiire,  1S70  (An  Act  providing  for  the  acquisition 
of  the  islands  in  Boston  Harbor  by  the  Department  of  IJat'jral  Resources  for 
the  purposes  of  recreation  and  ccnser\'^ation) . 

Currently  ire  are  shapi;:ig  our  v;oi-k  plans  preparatoi^y  to  imple~.er.tin5 
some  of  the  improvements  suggestsd  by  the  Boston  Plartor  Islands  Ccrn^re- 
hcnsive  Plan  on  those  hai'bor  islands  ncvj  under  conti^ol  of  this  Depart- 
r.ont.  As  v;e  continue  our  planning  processes  v.'e  are  constantly  rej:iinded 
that  the  success  of  any  recreational  opportunities  offered  in  the  Hai'bor 
Island  Cc.T.plox  depends  in  a  large  ineasuj?e  on  the  degree  of  accessibilitj*. 
naturally,  I  am  quite  concerned  about  the  E-oston  Transport-atio n  Teindnal 
for  the  proposed  ferry  system. 

Our  niost  recent  meetings  vrith  BRA,  I!r.  Carzis  and  his  architects 
resulted,  I  believe,  in  a  ratlier  tangible  resolution  of  oui'  minii-Tum  require- 
ments.  I  understood  at  that  time  oujt  needs  could  be  accomodated,  and  I 
had  the  feeling  ERj'i.  and  the  developer  soon  v:o\ild  be  at  v;ork.   Since  that 
time  ve  Jiave  heard  rirr.ors  of  otlier  cc  mmuter  boats  desiring  space  at  Rcv.-e '  s 
Vnarf.   Although  these  are  only  rumors,  I  do  feel  that  Rov;e's  '.Tnarf  might 
be  hard  pressed  to  accomodate  such  a  variety  of  connruter  sci'-.'ices  as  may 
b?  erqjrcr-rcd  by  our  interests  for  a  comprehensive  Island  Transit  system, 
plus  a  Province tov.-n  Ivxcvo^sion  Boat,  plus  a  Hingham  to  Boston  Commui-er  man, 
and  possibly  a  Boston  to  Logan  /drport  Ferry  rvin.   If  adequntc  facilities 
arc  not  going  to  be  available  through  the  dovelope)',  vroiild  it  be  possible 
for  nrt.'v  to  undertake  a  seporatc  pi-ojcct  designed  to  accomodate  the  varied 
interests?  v;e  raise  the  questions  because  of  our  rat>icr  deep  concern 


I 


O        -    a    ~  O 


that  til'-  inoniontn-'n  of  Mr.    Cai-zir.  cnthur;ia.'-iuni  has  v/ancd,    and  the  un- 
subctruitiatod  st.-iV/incnts  v;e  h.ive  heard  rccarding  the  viability  of  the 
propor-ed  project.      1  would  appreciate  it  very  rnuch  if  you  vrould  cive 
no   norr.e  indication  as  to  v:hat  v.'e   caji   expect  to  occur  at  Rowc's  V/harf 
vjitliin  the   context  of  our  pi-cvioiis  diocunsionn. 

Sincerely  yo\u"S, 


_W:i2.o.a;^. 


Arthur  \J.   Brov.-nell 
Cor.mi  c  s  ioner 


A^.JB:ECH:sfl 


! 


,  Boston  RGcievelof   ^ent  Authority 


RobcTl  T.  Kenncy  /  Director 


FK^h  900, 1  City  Hall  Square 
Boston,  Massachusetts  02201 
Telephone  (617)  722-4300 


MAR  1 4  u74 

(Approx.   Date) 


Arthur  VI.    Brov.'nell,  Corrcnissioner 
pa.vtr  int.  of  ITatural  Resources 
verett  Saltonstall  Building 
0  Carnbridge  Street 
ston,  l-'A        022  02 

|ar  CorrvTiissioner  Brovmell: 

'ank  yo^  fo^  your  letter  of  March  5  concerning  Kowes  V7harf.   I 
preciate  your  concerns  that  this  project  move  ahead  as  expeditiously 

possible  and  that  adequate  agreements  be  developed  for  various 
cursion  and  corrinuter  boats  v/hich  will  not  be  in  conflict  with  the 
rbor  Islands  Ferry  Systera. 

I  believe  you  Know,  revisions  have  been  i-ade  to  the  plans 
r  the  Carzis  developir.snt  v.'hich  provide  for  the  requirements  of  your 
partnent.   Additional  revisions  have  been  made  in  order  to  render 
e  project  financially  feasible  and  enable  Mr.  Carzis  to  proceed 
th  final  financing  arrangements.   I  believe  that  significant  progress 
:s  been  demonstrated. 

th  respect  to  this,  I  have  asked  Mr.  Weiner  and  Mr.  Zeigler  to  meet 
th  you  in  order  to  review  the  present  status  and  financing  of  this 
eject,  to  discuss  a  timetable  for  future  actions,  and  to  review  proposed 
rancroments  for  the  various  excursion  and  conrauter  boats  as  they  relate 
the  Harbor  Islands  Ferry  System. 

lain,  I  appreciate  your  continued  interest  and  support  of  this 
port  ant  planning  and  redevelopment  effort. 

Sincerely, 


Robert  T.    Kenney 
Director 

D.   VJeiner 
P.    Zeigler 
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lUR    VV.    Di'iO'.VNELL 
COMMISSIUSCR 


September  10,  1973 


SEPl  2  1373 

Mr.  Robert  T,  Kc-nney,  Director 

Boston  Lodeveloi-iisnt  Authority  _^„^..,  ^..r,:r.ro-.Tr-r.;T  f.r."<.r"" 

R002:  900,  1  City  H:ill  So.u-are 
Boston,  Iln.'^'-.'^cliu-.itts  02201 

Dear  Direc^.ipAri^ira^r: 

Thank  you  for  your  rc-oinder  regarding  previous  discussions  con- 
cemir^  loiig  vrnarf  and  Rovccs  Wharf, 

I  do  recall  tlio  visit  to  vxj   office  by  !!r.  John  Carzis  and  certain 
staff  xz^-^Z:>zvz   of  tha  Eoston  Recovelopaent  Axxthority  rclativa  to  the 
possibility  of  zr,.   alternate  fer•^-v  terjiins.l  site  in  place  of^the  selection 
su-ggested  by  the  Con;prehensive  Pli,a  for  developaent  of  the  Harbo:r  Islpjids. 

Soon  after  thooe  diocuor-icns,  there  bef:;£:n  to  eurfnee  a  proposal  for 
a  Bicentcnnj.al  CcLT.-.isaion  T;hich  viO'ald,  if  legislative  action  proved  favor- 
able, beccr.s  an  agency  havli-:^  an  3-rjTediato  and  an  accelerated  role  in  the 
impliiicntation  stacks  of  cer-tain  of  the  projects  outlined  in  the  Benton 
llarbor  lolanda  Cornpr-ehonsive  Plrja,  as  proposed  for  tldLs  Dopartaent  by  the 
Hetropolitrin  Area  Plcanxiing  Council  <.  I  ara  ai'raid  oxir  involvt~ent  in  this 
matter,  along  with  other  bicent-esir-.a!  possibilities,  made  us  eoniewhat 
taixiy  In  getting  br.eh  to  j-'ou  cur  reactions  on  a  Gubctitation  of  Ro\res 
Vharf  for  Long  VTiiavf ,  as  a  fcr-ry  teiEiinal  point, 

We  have  hov.-ever  been  keenly  av_\re  of  the  possibility  and  have  app- 
roached th£  subject  frca  severr.l  different  standpoints.  It  ceecio  that  on 
practicallj'-  all  ccores  Rov/es  \'l3arf  falls  ehort  of  being  satisfactory,  while 
Long  l.Tiarf,  the  original  choice,  ineasxires  up. 

Therefore,  I  w-ould  lilce  to  proceed  in  nsy  plar^ning  on  the  premise  that 
Long  vrnarf  v:ould  bo  the  main  teiriinal  point  for  ferry  transporlation  to  the 
islafdr,,  and  that  facilities  supporting  this  concept,  as  indicated  in  tlie 
coaprehenrd.ve  plan,  wo\ild  be  lTr,plc:r!onted, 

I  view  Lor-g  V.'brvrf,  in  such  close  proximity  to  the  New  England  Aquariv™ 
and  attendant  fccilitics,  to  bo  a  "natui-^'.l"  as  a  fociil  point  for  isliond  trans- 
portation, and  hope  that  the  Boston  Kedcvelop^ent  Authority  vdll  consider 
valid  all  the  reasons  for  its  use  in  connection  \,'ith  t}-.e  Harbor  Islrjidc,  a:id 
\/ill,  in  fact,  program  Ix)ng  V/liarf  as  the  main  ferry  terjiinal. 


CJ^ucc^-U.^you-f9,       ^ 


Boston  ReC3veloj...ient  Authority 


!obc  ri  T,  Kenney  /  Director 


cQ-lall 

Room  GOO,  1  City  Hall  Square 
Boston,  Massachusetts  o:?201 
Telephone  (617)  722-4300 


\J 


:yi 


w 


aJ^      SEP  20  1973 


(Approx.  Date) 


Arthur  VJ.    Brov.-nell,    Coramissionor 
apartment   of    I-Tatural   Resovirces 
•vorctt    Saltcnstall   E'ailciing 
)0   Cf^rJoridge    Street 
»5ton,    vA      02-202 

or   Corainissicner   Brovmell : 

have   reviewed  your  recent    correspondence   concerning   the  Harbor 
Innds    ferry    terminal   and  your   interests    in  portions   of  the   Down- 
ftr\  vrater front   Urban  Renewal   Project. 

you  knov7,    ir.y   office   and   the  Mayor   have    supported  the    legislation 
incoming  the    establishnent   of  a  Harbor    Islands   Development 
ircoration.       Passage 'of   this   legislation   ir^   of  considerable    interest 
»  the   City   ir.   ter.T.s  of  the  benefits   to   the   City  of   Boston  and   the 
Si-ibility  of    accellerating   the   con-:pletion  of  various   projects    in 
.rr.e    for   the   Boston  200  Bicentennial   celebration.       It    is  because   of 
lis    that   deveiop.Tisnt   decisions  within   the   Downtoum  Vvater front    Project 
\  even  more   oaxefully  evaluated   and   that   all   options  be   explored   to 
leir    fullest   »3^ctent. 

:   is    somewhat    difficult,    however,    for   me   to  examine   the   options 
)r    a   major    feirry  tarniinal   on   the  v.'ater front  without   knowing   more 
:  the    specific  program  requirements    for    such   a   facility.      As   you 
lov,    my   conco:::n  reinains   that   such   a    transportation   terminal   could 
'V'^    a  negatives   enviroiir-'.ental    impact   on   the   Long  V7harf   area   as   conceived 
ir   current    plans   for   development   and  rehabilitation.      Because 
lis,    as  well   as   a   nuiTiber   of  oj.her    factors,    my  recommendation    for 
ie    '-erminal   ha.s   remained   at   Rowes  Vvharf. 


•Ot. 
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[n.-;lly,  you  rl.ould-be  aware  that  I  requested  Mr.  John  Carzis  and 

■.-chitect  f-everal  v;eeks  ago  to  prepare  a  revised  development  and 
,iiv.;icial  plan  for  Rowog  '-Jharf  which  considered  the  inclusion  of 
[cilities  for  the  Harbor  Islands  ferry  terrr.inal.   I  am  anticipating 
Ice  apt  of  this  v/ithin  one  v/eek. 

-:  in  our  r.utual  interest  that  this  project  move  forward  as 
iC-ily  as  possible  in  viev/  of  our  schedules  on  the  v/aterfront 
a  your  schedules  for  the  implementation  of  the  Harbor  Islands 
iiTjprchensive  Plan. 

cause  of  the  concerns  I  have  expressed  above  briefly,  I  have 
guested  that  :ny  staff  'assemble  further  material  and  information 
r  your  reviev;  and  request  that  an  early  meeting  be  held  to  discuss 
is  issue  m.ore  fully. 

Sincerely, 


Robert  T.  Kenney 
Director 
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Status  of  Massport  Boat 

Accordir'5  io  Paul  May,  Massport  have  not  as  yet  made  any  determinations  concerning 

the  si2e  t-f  their  commuter  boat.  Thus,  MPA  has  taken  no  action  to  date  to  order 

one. 

Massport  is  developing  a  v/ork  statement  with  Tim  O'Reilly  of  Gladstone  Associates 

to  undertake  a  detailed  market  analysis  of  communter  boat  demand  between  South 

Shore  i'ri6  Boston.     Part  of  the  work  program  will   include  an  origin  and  destination 

study. 

Massport  is  considering  installing  heat  in  the  Provincetown  (600  passenger 
135  ft.  long)  owned  by  the  Bay  State  Spray  &  Provincetown  Steamship  Co.,  and  using 
It  for  a  pilot  project.  If  Massport  goes  through  with  this  idea,  the  Provincetown 
could  be  ready  for  commuter  trips  by  September,  1975. 

Hf!S.sport  has  checked  out  their  commuter  boat  idea  with  JRTC  and  has  received 
Si   favorcible  response  on  it. 


\ 


PROJECTED  BREAKDOWN  OF  BOATS  BETWEEN  ROU'E '  f^  &  LONG  WHARVES  ASSUMING 
ALL  COMMUTER  BOATS  WERE  LOCATED  AT  ROWE'S  WHARF 


ROWE'S  WHARF  LONG  WHARF 


Existing  4  Vessels  •  5  Vessels 

Projected*  5  Vessels  4  Vessels 


Under  this  arrangment,  only  the  "Provincetown"  would  change  locations, 

If  2  Hovercrafts  are  purchased,  the  number  of  boats  at  Rowe's  could 
reach  /, 
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ROWE'S  WHARF   -   POTENTIAL  DEMAND  FOR  BOAT  SERVICE 

Harbor  Islands  Design  Capacity  =  6,600  to  9,450  persons/day 

Existing  Peak  Daily  Usage  =  1,200  persons/day 

Potential   Peak  Daily  Usage  =  5,000  persons/day  (summer  week&f»d) 

Average  Daily  Usage  =  3,500  persons/day  (summer  weeke^) 

Maximum  Peak  Hour  Demand  =     1,500  persons/hr. 

Maximum  Headway  in  Peak  Periods  =  60  minutes 

Existing  Coinmuter  Boat  Ridership  =  100  persons/day 

Potential   Commuter  Boat  Ridership  =  1 ,000/day  (initial  estimate  based  on  moderate 

level  of  service) 

existing  Commuter  Boat  Route  =  Pemberton/Boston   (7  mi)  '  • 

Proposed  Cnmniuter  Boat  Routes  l.Hingham  Shipyard/Boston 

2.  Weymouthport  Condominiums/Boston 

South  Shore  Community  Population  =  1.     40,000/day 

2.     12,000/day  (from  seven  costal   towns) 


k 
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CURRENT  IDEAS  RELATIVE  TO  WATER  TRANSPORTATION  NEEDS 


1.  HM.  2  Hoverferry 

60  passenger  vessel,  40  mph,  Hingham/Boston  in  20  mins. 
Principal  Promotors: 

.1.  South  Shore  Chamber  of  Commerce 

2.  Frank  Rose 

3.  Charles  English 

Need  =  2  or  3  vessels 

Funding  =  U^^^A  Capital  Grants  Program  (80%Fed 

Proposal  =  Have  public  agency  such  as  MBTA  Advisory  Board  underwrite 
costs  of  "market"  tests  for  Hingham/Boston  commuter  boat. 

2.  LeNautique 

200  passenger  vessel,  9  knots,  hingham/Boston  in  70  mins. 

This  vessel  leased  by  English  to  operate  between  Weymouthport  Condominiums 
and  Rov/e's  Wharf.  This  service  was  to  begin  December  2,  1974.  According 
to  English,  his  company  has  a  contract  with  Massport  for  service  to  Logan 
and  is  negotiating  with  MDPW  for  a  lease  at  the  state  pier  in  Plymouth. 
(the  Patriot  Ledger  3/30/74) 

3.  Massport 

-  King  indicated  that  Hingham/Boston  commuter  service  would  begin  by  March, 
1975.  Massport  would  lease  Hingham  Shipyard  Dock  from  owner, Neelan 
Associates.  In  turn,  Massport  would  lease  docking  facilities  to  one  or 
more  private  operators. 

-  Follow-up  statement  made  by  Paul  May  indicating  that  commuter  service 
to  be  initiated  by  Massport  would  begin  Feb.,  1975  on  an  experimental 
basis  using  the  Provincetown. 

-  Massport  entered  into  discussion  with  John  Gilbert  Associates,  boat 
designers,  to  obtain  cost  estimates  on  a  combination  commuter  and 
excursion  boat.  While  design  plans  were  initiated,  a  decision  has 
been  made  not  to  build  the  boat. 


The  Provincetown  is  being  readied  by  its  owner,  Richard  Nakaisian  for 
winter  service  which  could  start  in  September,  1975. 

Inner  Harbor  service  to  Charlestown  (Hoosac  Pier)  could  be  initiated  this 
summer.  No  specific  arragements  with  existing  boat  operators  have  been 
made  to  date. 
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4.  Bay  Siete  Spray  &  Provincetown  Steamship  Co. 

-  Provincetown:.  Boston/Provincetown  this  sunsner. 

Hingham/Bostoi;  oommuter  runs  in  fall. 

"  Holiday:  Possible  use  this  summer  as  shuttle  service  between  George, 
Lovell ,  and  Gallop  Islands. 

5.  William  Spence:  Mass.  Bay  Liner,  Inc. 

Conventional  boat  of  aluminum  hull  construction 
"  150  passenger  capacity,  28  mph 

-  est=  one-way  trip  time  25  minutes  Hingham/tJoston 

6.  Harbor  Islands  Comprehensive  Plan  Report 

-  7  vessels  of  300  passenger  capacity  and  conventional  design  to  handle 

maximum  Harbor  Islands  development  needs.  Capital  cost  of  vessel  =  $200,OOEea. 

"/.Over- The-Water-Craf  ts 

-  The  HM.2  Hoverferry 
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The  Participants  Planning  for  Commuter  Transportation  by  Water 

1.  William  Sf^ence,  President,  Massachusetts  Bay  Liner,  Inc. 

-  Operates  3  vessels  from  Rowe ' s  Wharf 

2,  Charles  English,  President,  Massachusetts  Bay  Commuter  Services 

"  Promoter  interested  in  South  Shore  commuter  boat  service 
~  Leased  "he   Nautique"  and  was  scheduled  .to  initiate  service 

between  Weymouthport  Condominiums  and  Boston  in  December, 

1974. 

3c   Richard  Nakashian,  President,  Bay  State  Spray  Cruises  and 
Provincetown  Steamship  Company 

-  Operates  4  vessels  from  L.ong  Wharf 

-  Has  been  approached  by  Massport  to  operate  the  Provincetown 

(600  passenger  capacity)  between  Hingham  and  Boston 

4.  Frank  Rose,  President,  Rose  Oil  -  a  Gloucester  based  marine 
service  company 

-  Principal  promoter  of  HM.2  Hoverferry  ($440,000  ea.  ) 

-  Claims  he  has  the  financing  to  purchase  2  such  vessels 
--  Private  operators  need  long-term  dock  leases  to  secure 

financing 

-  Estimated  commuter  fare  Hingham  to  Boston.  $1.25  to  $1.50 
one-way 

5.  Joseph  F\.  Daley,  Jr.,  Chairman,  Route  228  Study  Committee 
also  Hingham  selectman 

6.  Warren  D.  Knapp,  Chairman,  Mass  Transportation  Subcommittee, 
Route  228  Study  Committee 

7.  Eric  M.  Swider,  Executive  Vice-President,  South  Shore  Chamber 
of  Commerce,  Inc. 

8.  Public  Agencies :   BRA,  DNR,  MDC,  Massport,  MBTA,  The  Boston 
Harbor  Associates,  Executive  Office  of  Transportation  and  Con- 
struction 

9.  South  Shore  Commuter  Services 


Legislation 
Re}  ative  to  Wai  e-r  Transportation 
Chapter  742  of  the  Acts  of  the  Massachusetts  Legislature,  1970 
provide  .for  the  accpiisition  of  the  islands  in  Boston  Harbor  by 

The  Legislature  authorized  a  $3.5  million  bond  issue  to  finance 
planning,  accfuisition  and  development  programs  to  implement  the  Act. 
In  June,  1973.  a  Special  Commission  was  established  to  "investigate 
the  feasibj.3.3  ty  of  water  transportation  systems  as  a  means  of  pro- 
viding traffic  relief  at  the  Lieutenant  William  F.  Callahan,  Jr. 
Tunnel  and  General  Edward  Lawrence  Logan  Airport;  of  water 
fc.ran.«5portation  systems  as  a  means  of  improving  mass  transit 
general 3 y  by  integration  of  this  technology  into  the  present 
Massachusetts  Bay  Transportation  Authority  system. . . ;  and  of  water 
transportation  systems  as  a  means  of  providing  fast  and  economic 
commuter  service  between  the  north  and  south  shores....  Cape  Cod 
and  the  City  of  Boston. "   The  Secretary  of  Transportation  and 
Construction  is  a  member  of  this  committee. 
-   In  an  address  to  South  Shore  Chamber  of  Commerce,  Altshuler 

suggested  that  the  MBTA  Advisory  Board  could  be  asked  to  under- 
write the  costs  of  "market"  tests  for  Hingham/Boston  commuter 
boat    He  also  indicated  that  20%  of  the  capital  cost  of  a 
HMc2  Hover ferry  could  come  from  the  sale  of  MBTA  bonds. 
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